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1„ Py order of the genera 1 irarawr^nt of the East German Reieh?bahn the rail 
section between Karov (F53/Z°A) and PirVerrwerder (N53/276) 9 new under con- 
struction, is to be extended to Wustermerk (F5VZS5) railway station (Vbf) 2 
in 1953* Because of thi« extension the Gloving lines will be or cared; 

a) Rerlin-teewenberg at Hohen-^euerdorf 

b) Berlin-Fenruppin between Valter and Hennlgsdcrf 

c) Berlin-*>ust8dt between Brieselang end Finkenkrug 

d) Berlin-Rathanov wart of tbe Wustermark station 

2* In order to employ fully the capacity of this newly constructed section and 
to Improve the service on those lines which will he crossed,, the following 
additional construction was requested? 

a „ Jun ction curves 

(Id Junction curve near Birkenverder r or trains cotring from Vur by way of 
Birkenverder tc Orenienburg 

(a) Pour junction curve** at the crossing of tbe Velten~Rennig*derf line fer rail 

connections in Vf.I ilrnctione 

(j) Four junction curves at tbe crossing c** the Peril a-Neurt ad t line so that 

'tforkoro from the Felkensee area can get to the Stahl- \ind WelnverV 
Hennlgsdorf over the short© rt way 

Trains *rGni Fcuen can go in either direction on reaching this line 

Freight from Vhisterrark tc Falkensee can he directed over this line 
to relieve Fauen 
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QX Two junction eurrea before the Vu^termccrk Ybf station connecting vith the 
Ste-nde! «s well fee extending the mv strotch into the Wustermark aactf 
station and a Junction with the Wildpark line. 

(5) In th© interests of safety and smooth flow of traffic the junction 
curves should be at least 1,000 meters long so that a train may be 
parked on the® whan neeep«ery # For this purpose a srfoty switch 
with a block track curt be included* 

h* Eal Iroa d s tations e nd s tops , , 

(1) Ono station near Sehcv'.-rcld botvsoa the Earlin-Neuruppin and Berlin- 
Reusiadt lines with two 750-meter long tracks for use as passing tracks.. 

(2) ^Hroe temporary platforms at the Junction vith th© Hennigcdorf-Vslten 
lire for. co^irautin^ vorkors. 

e* ^bmrnsion of rr ilror’d strtionq 

ixj Hemigederf railroad station must be enlarged te be able to take care 

• f I®~ r £® r freight shipments in the future* This requires the reconstruction 
of tracks 2 and /.for use by S-Bahn trains and trains drawn by steam 
engine § the reconstruction ef track 5 for use as a main through track j 
and the reconstruction of track 10 for use as a parking siding for freight 
trains and tracks 16 and 19 for use as train make-up sidings,, 

(2) Veloca railroad station ie not capable of handling future traffic , there - * 
for;? the following is required* connecting the leegebrueh-Velten line 
vnth tracks 1 and 30 and the rebuilding of the northern terminus 

(3) . Because of the extension of the newly constructed section into the 

Vustermark railroad station, tracks 44, 161* and 91 will be used as 
entrance tracks and tracks 15, 16, 17, and 18 as parking sidings » 

A track must be built in the direction of Dallgow in order to enable 
trains to get fre® the parking sidings to the switching hump* In 
addition^ track connecting tracks 44 and 46 must be built* 

d* R e cons t rue tlqa qf_al irm 

The seeond traek of the Hennig*dorf~Velten section (fire kilometers long) 
crust be relaid because of the ore sent bottleneck, 

0* Safety Installations 

Only the first construction e tares of the pafety Installations have been 
planned for the Junction curves and the station' to be constructed near 
Ssheewwld* Tr-ck s-itch nrnels (Gleisblldstellwerk) ore planned 
for t h« four cross Inga as the final arrangement* In the meantime, 
*Schlizft«Mlimrfcs" are tc he built in the following nines ss 

tl) Northern connecting curve on the newly constructed line near Birken- 
werder* This track must connect with the Birkenverder railroad station 
order to avoid an additional "Sehlues -elvers , 

(2) Four "Schluesselverke" at the crossing at the VeHen-Henrigsdorf line 

,(3) Two chlue s se Iver kc B at the station to be constructed near Sehcenwalde 

(4/ Four "S©hlues«*elverke" at the crossing of the Flnkenberg-Brieselang line 

(5) T™ tt S chlue s re Iwerkc K *n the curves before Wustermark, 

f T elepho ne install a tlc ne ^_Clock« 

(1) The following equipment Is required* 

25 kilometers of»46-pair telephone cable 

17 kilometers of 28-pair station cable (including terminals) 

20 Ferse senders 
7 sounder© 

15 6-volt batteries ; ™ 

15 traek leveler& 

30 j*QB” (sic) tolonhones , 

25 a cexerA>o«H»_.bootu© 

2 jS^lprftvfeeftE^r (Refiaae 2^^O8<^i ? €Mi«D^S08iOAOOO5OO24OOO1-9 
.15 eleetri® one-fac® inside clocks 
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g* f £he newly -construe ted stretch Is to withstand an axle pressure of 20 tons, 
a section load (Streek«ibelastimg) of 1,500 terns, and speeds of 100 kilo-* 
sisters an hour* 
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^JCggaaoti Possibly a group cam 
ngen (AnlT) and Abteilung Ban (Ba) 


sod of personnel froa Abfcellung 


I C cement s Probably an etfereviation for Vsrschlebebahnhof m 

shunting yard* 
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